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SUB J : COUNTERTERRORISM CONSTRUCTION - SEOUL 

REF: STATE 192494 

l.IS REQUESTED BY REFTEL, REVISED COST ESTIMATE FOR FOUR 
SETS OF ALUMINIUM FRAMED DOORS IS APPROXIMATELY $10,500. 

IT SHOULD BE NOTED, HOWEVER, THAT ALUMINUM IN SOUTH KOREA 
IS SOMEWHAT SOFTER THAN ALUMINUM PRODUCED IN THE US. 
CONSEQUENTLY, POST SOLICITS DEPARTMENT'S ADVICE CONCERNING 
MERIT OF ORDERING DOORS FROM US. 

2. AS REQUESTED BY PARA 3, BE ADVISED THAT DIMENSIONS FOR 
TWO SHEETS OF 48" X 7" WITH TALK-THROUGH SPACE AND ONE 
SHEET OF 48" X 32" WITHOUT TALK-THROUGH SPACE IS CORRECT 
AS INDICATED ON DRAWINGS. 

3. APPRECIATE OPR ORDERING TWO NORCON UNITS FOR 
SECURITY BOOTH IN CONSULAR SECTION. 

4. FINAL COST BREAKDOWN FOR TOTAL FUNDS REQUIRED TO 
COMPLETE THE ENTIRE PROJECT IS AS FOLLOWS: 

LIMITED OFFICIAL USE 
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A. MATERIALS, LABOR AND TWO NORCON UNITS FOR ENTIRE 
PROJECT: $12,922. (NOTE:) INCLUDED IN THIS FIGURE IS COST FOR 
REPLACING DAMAGED PANELS. 

B. ALUMINUM FRAMED DOORS FOR CHANCERY FRONT ENTERANCE: $10,500. 
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TOTAL FUNDS REQUIRED: $23,422. 
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